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EOSTc,.,    J.^JZVEL.OPl-'iEm:  AUTHORITY 

BOSTON,    MASSACI-IUSETTS 
D0l\/NT0l\/N  V>/ATERFRONT   -    FANEUIL  HALL 

URBAN   RENEWAL   PROJECT 

PROJECT   NO.    MASS.    R-77 

AMENDATORY  APPLICATION  FOR   LOAN 
,t5        and  grant        January   9,    1969 
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Mr.   Charles  J,   Iforan  JAN  10  1969 

Assistant    r<egionQl    Administrator 

for   Renenal   Assistance 
Department    of   Ho'using  and  Urban   DGvelopnent 
26  Federal    Plaza 
New    York,    ITeu'    York         10007 

Re:      ATiendatory  Application    for    Loan    and  Grant 
Contract,    Downtovai   V/aterfront    -    Faneuil 
Hall   Project   No.   Mass.    R-77 

Dear   Mr,   Koran: 

Submitted  herewith -are  ten  copies  of  an  application  to 
amend  the  Dovjntovjn  Waterfront  Faneuil  Kail  Loan' and  Grant 
Contract.   Authorization  to  file  the  application  liss 
granted  by  the  Members  of  the  Boston  P.edeveloDuent  Authority 
on  January  9,  1969. 

This  submission  is  in  accordance  with  instructions 
contained  in  Urba:^  Renewal  Handbook  7206,1,  Chapter  2, 
Section,  and  in  compliance  the  following  exhibits  are 
enclosed: 

1)  HUD  612     --  Application 

2)  KUD  6200    --  Project  Cost  Estimate  and  Financing 

3)  HUD  6220    --  Project  Expenditures  Budget  and 

Supporting  Narrative 

4)  Resolution  of  Boston  Redevelopment  Authority 

5)  Certificate  of  Recording  Officer 

6)  Opinion  of  Counsel 

Your   approval    of   this    application    is    respectfully 
requested. 

Sinc^'rely, 


rJU      ^ 


ATTS. 


Hale  Champion 
Director 


I 


Torm  Approved 
Budget  Bureau  No.  63-R0610 


HUD-612 
(12-67) 


U.  S.  DEPARTMENT  OF  HOUSING  AND  URBAN  DEVELOPMENT 
URBAN  RENEWAL  PROGRAM 


APPLICATION  FOR  LOAN  AND  GRANT 


[NSTRUCTIO,\S:    Prepare  originn!  and  required  copies  for  HUD.    Place 
oricinal  in  Binder  No.  1,  copies  in  remaining  Birders. 


PROJECT    LOCALITY 

Boston,   >5assachusettG 


'''"'iyS^t^i^  Waterfront 
F aueuil  Hall   Pro.je c t 


PROJECT   NUVDER 

I'ass.   R-77 


DATE  F.ECEIVED  (To  be  filled  in  by  HUD) 


A.    CORPORATE  NAME  Of-  APPLICANT 

Boston  Recicvelopnent  Authority^ 


B.    TYPE  or  APPLICATION 


[X~|   Temporary  Loan  and/or  Capital  Grant,  for  project  execution    [^Complete  all  blocks^] 
n   Temporary  Loan,  for  early  land  acquisition    QLeave  Blocks  D  and  E  BlankJ 


C.    SUBMISSION 

f    I  Initial  application 

pn  Revision  of  previously  approved  application  dated 

1      I    Change  in  project  area  boundaries 

[■^  I    Revision  in  Temporary  Loan 

|-^  I    Revision  in  Project  Capital  Grant 


May  15,    1968 


,  19. 


for  purpose  of: 


I      I   Revision  in  Relocation  Grant 
I      I   Revision  in  Rehabilitation  Grant 
I      I   Other  (Explain) 


D.    REPAYMENT  OF  ADVANCES 

Upon  undertaking  this  project,  the  Applicant  \vill  repay,  with  interest.  Title  I  advances  in  the  sums  indicated 
and  in  accordance  with  the  contract  shown  below: 


ADVANCE  CONTRACT  NUMBER 


AMOUNT  OF  CONTRACT 


AS'.OUNT  ADVANCED  UNDER  CONTRACT 


Not  applicable,  advance  repaid 


E.    EXISTING  FEDERAL  AUTHORIZATIONS 


Estimated  survey  and  planning  costs  for  this  project,  in  accordance  with  the  most  rec,ent  approved  Survey  and 

/Applicable 
Planning  Budget  No.^°t  .  approved  on ,  19 :  $ 


F.  TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 


TYPE 
(Check  applicable  iterr.s) 


TOTAL  A!.;OC:,T 


COMPLETE  ONLY  IF  REVISIO,': 


A'fOU.\T  OF  CHANCE 
(+)  Of  (-) 


E  TEMPORARY  LOAN 


$  34,587,613 


(■f    )  $  12,551,413 


[Xn   PROJECT  CAPITAL  GRANT 


E]    2/3 

Basis 


3/4  Basis: 

I      I    Limited  project  costs 

I      I   Municipality  with  population  of  50,000  or  less 
I      I   In  Redevelopment  .^rea,  municipality  with 
population  of  more  than  50,000 


$  27,911,613 


(+    )  s  12,551,413 


□    RELOCATION  GRANT 


(       )  $ 


□   REHABILITATION  GRANT 


(        )  $ 


G.  -PROGRAM 


Title  I  of  the  Housing  Act  of  1949, 
i&J  as  amended  to  date 


Title  1  of  the  Housing  .Act  of  1949,  as  amended 

L-U   prior  to  the  Hoiisicg  .Act  of  1954 


Pievious  edition  moy  be  used. 


(Over) 


C^-^<r 


H.    CATCGOIiY  OF  rf;OjnCT  ELlGialLITY  .  - 

Ritcr  Roman  number  desicnation  as  checked  on  Form  IIUD-G120,   Summary  of  Proj:ci'Dsia:      V 
If  rrojccl  is  under  "disaster  area''  provisions  of  Section  III  of  Title  I,  check  here:  QH 


I.     Af'PLICATION 

The  Applicant  hereby  applies  to  the  United  States  of  America  for  the  financial  assistance  indicated  in  Block  I'^ 
above,  under  the  provisions  of  I'itle  I  as  identified  in  Block  G  above,  to  aid  in  fir.ancing  the  project  described 
in  this  application. 


J.     SUfTORTING  DOCUMCHTATIOM 

The  documentation  submitted  in  support  of  this  application  shall  be  considered  p^rt  of  this  application. 


K.    i;STIMATED  COMPLETIOH  DATE  OF  PROJECT  EXECUTIOlf  JTAGE:      February    1.3 ,  19  72     1 

(Complete  the  follon.'iii£  estc;.Jtr:(i  tine  schedule  of  major  steps  in  executing  th^  projeetj 


PROJECT  ACTIVITY 


1.  Rehabilitation  to  meet  project  completion 
lequiremcnts 


2.    Land  acquisition 


o.   Relocation  of  site  occupants 


4.    Demolition  and  site  clearance 


b.   Site  preparation,  including  installation 
of  project  improvements 


KU'.'SSR   C.-   MONT  US 


TOTAL  FOR  ACTIVITY 
(o) 


69  luop.ths 


55  laoiiths 


62  months 


50  mouths 


50  months 


FRC'."   CONTRACT    EXECUTION    TO 


START  CF  ACTIVITY 


Octobor,  1965 


February,  1965 


February,  1965 


August,  1966 


July,  1967 


COM.  OF  ACTIVITY 
(c) 


June,  1971 


August,  1969 


llarch,  1970 


September,  1970 


August,  1971 


6.   Disposition  of  land  in  project  area 


61  months 


October,    1965 


Cctobor,    1970 


7.   Financial  settlement  and  project  coir.plction 

(After  complctior.  of  above  octivilics) 


3  months 


Dsce;,^.ber,  1971 


February,  1972 


L.    PROJECT  Ar:CA  BOUflDAHIES    ^ 

The  project  area  herein  described  is  the  identical  area  covered  by  the  Urban  Renev.al  or  Redevelop.Tient  Plan  as 


approved  by  the  governing  body  of  the  Local  Public  Agency  on         April   24 


.  19_6^. 


(DescTibe  boundaries  of  project  as  set  forth  in  each  Plan  and  attach  to  this  application) 

M.    EXECUTIOH 

IN  WITNESS  WHEREOF,  the  applicant  has  caused  this  application  to  be  executed  in  its  name,  and  its  seal  to  be 


liereunto  fixed  and  attested,  this       -^  '^^  day  of     January 


.19 


69 


EsealU 


Boston/Redevelopr.£:nt°  Authority 


By. — 


Di.rector 


City  Hall  Annex 


Azzress 

Boston,  KassEchusetts   02108 


City,  S:z>:,  c-.iZW  Code 


For  an  Apftlicntiori  for  Enrly   Lnnd  Acquisition  Lo-tii,  enter  cstiinnted  effective  dale   of  the  Contract  fr:  Lc^r.  sr.i  Grbnt   for  p.-o;ect  exccutio.-i  octivi- 
tics.    Complete  Lines  2.  3.  and  4,  and  lenve  Lines  1,  5,  6,  end  7  blank. 

'    For  en  Applicntlon  for  Er.rly  Land  Acquisition  Loan,  delete  the  plirase  "covered  by  the  UrL.-'.n  Rene..-al  c:  reievelopmeat   p!ar.  as   approved*'  and 
Insert  "described  in  the  Flesolution  adopted". 


?23f.9l.P 


HUD-V/osf..,  D.  C. 


HUD-612  (I2-i;7) 


1 

Form  opf>tovc<. 
1   of  0                                                                                                                                 Budgot  Burcoi. 

Ho.  63-R50 

S.2 

HLlD-6200 

(1-60) 

us.  DEPAF?TMENT  OF  HOUSING  AND  URDAN   DEVELOPMENT 
URPAN  REfJEV/AL  PROGRAM 

PP^OJECT  COST  CSTIMATt  AND  FlUANCIMG  PLAN 

P^OJECT   LOCALITY 

Boston,    Massachusetts 

PHOJEC  T   NAME 

])ountoMn   V-iaterf ront- 
Faneuil    Hall 

INSTRUCTIONS:    Submit  original  and  a  second  signed  copy  in  Binder  No'.  1,  and 
copies  in  Binders  No.  2,  3,  4,  5,  6,  and  7. 

PROJECT  NUMBER 

Masso    R-77 

S'JCMISSIOM  (Check  and  complete  the  description  which  applies) 

[    ]     ACCOMPANIE"^   FINAL  PROJECT   REPORT                             R'-;VISES  PROJECT  COST   ESTIMATE  AND   FII.ANCUIG   PLAN 

k]      SUDMlTTtD  BY   LPA   ON        MarCh      13                .ISfi.''-'. 
DATED                                                                    ■     19                                                      ii]      ACCEPTED  BY  HUD  ON        I!aV      15                        .'sSo 

1 

SECTIO!^  A.    EiSTIMATF.  OF  GROSS  A!JD  l!ET  PRO.ItlCT  COSTS 

LINE 
NO. 

ITEM 

TO  BE  COMPLETED  DY   LPA 

TO  BE  COMPLETED 
BY  HUD 

r     ]      INITIAL 
'■     '     ESTIMATE 

OR 
J.     ,      LATEST 
l)CJ      ACCEP-ED 
ESTIMATE 

(a) 

REVISED 
ESTIMATE 

(b) 

ESTIMATE 

ACCEPTED 

BY  HUD 

(c) 

A-1 

ITEM  1  OF  GROSS  PROJECT  COST: 

$ 

TOTAL  PROJECT  EXPENDITURES  (frcm  Form  HUD-6220,  line  19) 

5l9,8].8,207     *3:i,«Ay,42b 

A-? 

ITEM  2  01-   GROSS  PROJECT  COST     (Noncash  Local  Grants-in-Aid): 

0 

0 

Cash  value  of  land  donations  (from  Supporting  Schedule  1) 

A  ^3 

Demolition  and  removal  work  (from  Supporting  Schedule  2) 

206,000 

1,775 

A-A 

Project  or  site  improvements  (from  Supporting  Schedule  3) 

6,875,897 

11,661,196 

A-5 

Public  or  supporting  facilities  (from  Supporting  Schedule  4) 

290,196 

505,022 

A-6 

Other  noncash  local  grants-in-aid  (from  Supporting  Schedule  5) 

0 

0 

A-7 

TOTAL  NONCASH  LOCAL  GRANT.S-IN-AID 
(sum  of  lines  A-2  through  A-6) 

$   7,372,093 

512,167,993 

$ 

A-8 

GROSS  PROJECT  COST  (ITE.M  1  plus  ITL.M  2)  (line  A-1  plus  A-7) 

527,190,300 

$46,017,419 

$ 

A-9 

PROCEEDS  FRON!  PROJECT  LAND: 

S  4,150,000 

5  4,150,000 

s 

Sale  price  of  project  land  to  be  sold 

A-IO 

Capital  value  imputed  to  project  land  to  be  leased 

0 

0 

A-n 

Capital  value  of  project  land, to  be  retained  by  LPA 

0 

0 

A-12 

TOTAL  PROCEEDS  FROM  PROJECT  LAND 
(sum  of  lines  A-9,  A-10,  and  A -11) 

$  4,150,030 

$  4,150,000 

s 

A-1} 

NET  PROJECT  COST  (line  A-8  minus  A-12) 

523,040,300 

541,867,419 

s 

A-}4 
A-15 

SHARING  OF  NET  PROJECT  COST: 

$23,040,300 

$41,867^419 

s 

Net  Project  Cost  of  this  project  (from  line  A-1 3) 

Net  Project  Cost  of  other  projects  (if  any)  pooled  with 
this  project  ('/ror;  Supporting  Schedule  6)  \ 

0 

0 

A-16 

Aggregate  Net  Project  Costs  for  this  and  other  projects  (if  any) 
in  the  poo!  (line  A-14  plus  A-15) 

23,040,300 

41,867,419 

A-17 

Minimum  local  grants-in-aid  required  for  this  and  other  projects 
(if  any)  in  the  pool 

7,680,100 

13,955,806 

A-18 

("Lfss^  Total  local  grants-in-aid  to  be  provided  for  other 
projects  (if  any)  in  the  pool 

0 

0 

A-19 

('/'."iji.'a/s^  Minimum  local  grants-in-aid  renuirccl  for  this  project 
(line  A-17  minus  A -IS) 

S  7,680,100 

513,955,806 

$ 

• 

ape  2  of  6 

€ 

■* 

HUD-6200 
.  (1-68) 

SECTION  A.    ESTIMATE  OF  GROSS  AKD  NET  PFJOJECT  COSTS  (Continued)                                       \ 

ITEM 

TO  BE  COMPLETED  BY   LPA 

TO  BE  COMPLETED 
BY  HUD 

IKE 
MO. 

[     J  INITIAL   ESTIMATE 

OR 
r„1  LATEST  ACCEF'TED 
^'  ESTIMATE 

(a) 

0 

REVISED  ESTIMATE 

(b) 

ESTIMATE   ACCEPTED 
BY   HUD 

(c) 

SHARING  or  N'I;T  PROJHCT  COST:  (Continued) 

S    7,3/2,093 

S  12,167,993 

S 

LOCAL  GRANTS-IN-AID,  THIS  PROJECT: 

\-20 

Noiicasli  local  grants-in-aid  (from  line  A-7) 

\-:'i 

Cash  local  grants-in-aid 

308,007 

1,787,813 

0 

\-2  2 

TOTAL  LOCAL  GRANTS-IN-AID  FOR  THIS  PROJECT 
(line  A-30  plus  A-2I J  (must  be  not  less  than  A-I9) 

S    7,680,100 

S  13,955,806 

s 

\-23 

PROJI-XT  CAPITAL  GRANT  (line  A-1  I  minus  A-22) 

5  15,360,200 

5  27,911,613 

s 

\-24 

RELOCATION  GRANT  (from  Form  flUD-6220,  line  20) 

5    2,526,000 

S     2,526,000 

s 

\-23 

REHABILITATION  CKAKr(from  Form  llUD-6220,  line  21) 

'          0 

^          0 

s 

\-26 

TOTAL  FEDERAL  CAPITAL  GRANT  (sum  of  lines A-23, 
A-24,  and  A-25) 

5 17,886,200 

-'  30,437,613 

s 

SECTION  B.    SOURCES  OF  FUi^S  FOR  PROJECT  EXPENDITURES,  RELOCATION  PAYMENTS, 
AND  RnilADILITATIOH  GRANTS 

TO  BE  COMPLETED  BY  LPA 

TO  BE  COMPLETED 
BY   HUD 

■ 
ITEM 

[     ]  INITIAL  ESTIMATE 

OR 

rX]  LATEST  ACCEPTED 
ESTIMATE 

(a) 

REVISED  ESTIMATE 

(b) 

.INE 
NO. 

•> 

ESTIMATE   ACCEPTED 
BY  HUD 

(c) 

B-1 

Total  cash  tcquirenicnts  for  project  expenditures, 
Relocation  Payments,  and  Rehabilitation  Grants 
(sum  of  lines  A-1,  A-24,  and  A-25) 

S 22,344,207 

5  36,375,426 

S 

Cash  local  gtants-in-aid: 

ACTUAL  OR 

ESTIMATED 

DATE   OF   RECEIPT 

SOURCE  OF  CASH 

B-2 

S         308,007 

S     1,787,813 

s 

B-3 

B-4 

B-5 

Real  estate  tax  credits  (from  Form  IIUD-6220,  line  Cb> 

0 

0 

B-6 

Total  cash  local  grants-in-aid 
(sum  of  lines  B-2  through  B-5) 

5     .    303,007 

^     1,787,813 

$ 

B-7 

Total  funds  to  be  applied  to  project  expenditures, 
Relocation  Payments,  and  Rehabilitation  Grants,  from 
short-term  borrowings  other  than  those  on  line  B-9  below 

0 

S           0 

s 

B-S 

Subtotal  (line  B-6  plus  D-7) 

S         308,007 

-^     1,787,813 

s 

B-9 

PROJECT  TEMPORARY  LOAN  THROUGH  DIRECT  OR 
"PRIVATE  FINANCING  UNDER  LOAN  AND  GRANT 
CONTRACT  ^/i>,c  B-1  minus  B-S) 

J  22,036,200 

^  34,587,613 

s 

»af,c  3  of  6 


bW'  ■  HUD-6200 

J  (1-6S) 


SECTIOH  C.  SOURCES  OF  FUNDS  FOR  RfiPAYMEMT  OF  PROJECT    TE.V.PORARY  LOAN 


INE 
NO 


C-1 
C-2 
C-3 


C-l 


ITEM 


TOTAL  PltOCKLDS  FllOM  PROJl-XT  LAND  (frpm  line  A-12) 


Project  Capitol  pdCit  (fm:;t  line  A-23J 


licloc.ilion  Craal  (fioni  line  A-24) 


Rcliiibilitalioti  Grant  (from  line  A -25) 


TOTAL  (sun:  of  lines  C-l  tluough  C-t)  (The  su/a  shoiun  on  this  line 
musl  be  e'luul  to  amount  shown  on  line  B-0,  above) 


TO    t)E   COMPLETED    DY    LPA 


r      1      INITIAL 

'■      '      ESTIMATE 

OR 
f  y,    latest' 

I  ■'y      ACCEPTED 
ESTIMATE 

(a) 


S     4,150,000 


.15,360,200 


2,526,000 


J  22,036,200 


REVISED 
E  S  T  I  M  A  1  E 


(b) 


4,150,000 


27,911,613 


2,526,000 


S  34,587,613 


TOUECOMPLETEC) 
BY    HUD 


ESTIMATE 

ACCEPTED 

BY    HUD 


(c) 


Acceptance  of  the  estimates  submitted  is  hereby  requested 


-Jusmuax-y-  9 ,__ lOjbil 


Date 


Bosfco-.i  RcidevGlopKcnt  Authority 

Loco]  Public  AC^ncy 


Director 


Title 


ACCEPTANCE 

The  estimates  are  accepted  as  indicated  in  the  appropriate  column. 


Si£r-3: 


TitU 


r.i.'  4  0  f  0 


■HUD-v'.200 


supi'OirriMG  sciniDULiis 


CH1:DULK    1.     LAK't)  nOMATIOHS  (Lcr.cl  Porcclr  or  Lcnc!  Interests) 


IDENTIF'ICATION 


(a)  ■ 


JSIQNE. 


NAM!-:  OF  POtJOR 

do 


ASH  VAI.UI-;  OF  LAND  DONATIONS  (Enter  on  line  A-2J 


ESTtt.'.ATED 

CASH   VALUE 

SUDI.'.n  TED 

DY   LF'A 


TO  DE  COi.'.PLfTELi 
.  BY  HUD 

iTs  TiT.  1"/^!  ?:  n'c'f^Tt 

VALUE  ACC:f;PTL'' 
BY  HUD 

(d) 


;HCDULF.  2.    DEMOLITION  AND  REMOVAL  WORK—  NONCASH  LOCAL  GRAKTS-IN-AID 
(Include  work  which  has  been  or  will  be  provided) 


IDENTIFICATION   OF   DEMOLITION 
OR  REti'.OVAL  WORK  JOGS 


NAI.';E  OF 
F^ROVIDING   ENTITY 


(b) 


ESTIMATED  NET 

COST  SUBMITTED 

DY   LPA 

(c) 


TO  BE  COMPLETED 
DY  HUD 


ESTIMATED  NET 
COST  ACCEPTED 

EY   HUD 

.     (d) 


$ 


Soulli  Ferry  Buildings 
7  9  Eastern  Avenue 


City  of  BoGtoi 


1,775 


OTAL  DF.MOLITION  AND  REMOVAL  VORK  TO  BE  CHARGED  TO  ITEM  2  OF 
ROSS  PROJECT  COST  (Enter  on  line  A-3) 


1,  775 


CHEDULE  3.  PROJECT  OR  SITE  IMF^ROVEMI^NTS  —  NOMCASJ-l  LOCAL  GRAUTS-IU-AID 


IDEN1  IFICATION 


(a) 


Streets  and  V/harvcs 

Parks 

Lighting 

Low  Service  Water 

High  Service  V/ater 

High  Pressure  Fire 


NAI.'.E  OF 
PROVIDING  ENTITY 


(b) 


City  of  Boston 
City  of  Bosto 
City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Bosto 


ESTIMATE  SUBMITTED   rY  LPA 


TOTAL   COST 


(c) 


6,  3ZZ,  480 
541, 910 
322,  800 
547,  560 
344,  160 
390,  720 


CHARGE  TO  PROJECT 


(d) 


100 


100 
100 


(c)  • 


5,  211,  250 

541,  910 
275,  950 

542,  140 
344,  160 
390,  720 


TO  BE  COMPLETED 

BY  HUD 

ESTIMATE  ACCEPTED 
BY   HUD 


(f) 


AMOl.1.'. 

(c) 


a  spccini  Rsscssrncnt  agninf;!  i.rojcri-nciiuircd  land  is  involved,  apply  tlic  percent  of  direct  benefit  t.i  tne  project  fron  the  irr,;Tovcr.ient  to  its  tot.U 
ost  and  subtract  from  that  amount  the  total  amount  of  the  special  assess:;icnt  ff.rinst  the  pioject-acc'.-ited  !a.-.c!. 


■■.i:  5  of  6 


HUD-6/C 

(I-;.;; 


SUPPOiniUG  SCMEDUI.es  (Comimu-ilJ 


:Hlil)ULt:  3.    PROJECT  OR  SITE  IMF^ROVCaEIITS—NOMCASH  LOCAL  GRANTS-IN-AID  (Co-.i'inucd) 


ICJCNl  11   ICATION 


(n) 


lowers  and  Drains 
^olicc  and  Fire  Signals 
Ti-affic  Control  System 
\  trcct  Si<?ns 


■=see  attached  narrative 


name:  of- 

fM^OVUMIIG  tNTI"!  V 


(10 


City  of  Boston 
City  of  Boston 
City  of  Boston 
City  of  Boston 


stateiTient 


yiAL  PROjiiCT  OR  srn-  improvements  to  ul 

lARGED  TO  ITEM  2  OF  GROSS  PROJECT  COST  (Enter 
line  A -4)  


rsTiMATE  sur-.i'.tn  t::d  by  lpa 


TOTAL  COST 


(c) 


4,  250,  340 

109,  200 

247,  680 

30,  000 


CH/.l-OL   TO   f'ROJECT 


(d) 


A'.^OUtlT 

((c)  >:  (d)) 
(O 


2,  991,070 

lOy         10  9,200 

2?.4,  800 

lO'i  30,000 


'  11,  661.  196 


TO  l\<j.   CO.V.f'LfnLC) 
BX^lLip 

estIm/Ct  e  a'cceT't  lo 

DY  HIID 


(0 


AMOUN 1 

(.0 


■.HEDULE  4.    PUBLIC  OR  SUPPORTING  FACILITIES 


IDENTIFICATION 


(a) 


^olice  Station  in 
jOvernmcnt  Center 

entral  Artery 
\djiistiTients 

)treet  and  Utility  Work 
n  Government  Center 
Ureets  Bordering 
(Vaterfront  Project 

^lorth  End  Branch, 

3  OS  ton  Public  Library 

Tire  Station 
ambridge  Street 


NAME  OF 
PROVIDING  ENT  IT^- 


(b) 


City  of  Boston 


State  Depar  t- 
ment  of  Public 
Works 

City  of  Boston 


City^  of  Boston 


Cil  y  of  Boston 


-ESTIMATE  SUBMITTED  BY  LPA 


TOTAL  COST 


(c) 


1, 400, 000 


294,  000 


209,  589 


274,  788 


353,  334 


CHARGE    TO  PROJECT 


(d) 


13 


10 


50 


3  9. 


22. 


OJAI.  SUPPORTIXG  FACILITIl-S  TO  BE  CHARGED 
0  PROJECT  (Enter  on  Una  A-5) 


A'.^OUN  T 
((c)  X   (d)) 


182,  000 


29,  400 


104,  796 


ICS,  266 


80,  560 


505.  022 


TO   BE  COMPLETED 

ELYj:<yn; 

ESTIMATE   ACC£-:'PTE'd 
BY   HUD 


(0 


A(.'.ou:j  t 
(£> 


a  Epcci.nl  assessment  .-igninst  ptojcct-.icquiiccl  Iritnl  is  involvcj,  apply  the  pctcrr.t  of  direct  bcr.cl':!  to  tf;-  project  fto.-n  the  ir.-;p:ovcncr.t  cr  f.iciiity  ts 
.":  total  cost  ar.il  suhtr.ict  ftcTn  that  anicjr.t  the  total  amount  of  the  special  asscssaicnt  against  t!ie  ;  :^>;cct-.-rcu;:cJ  lar.J. 
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HLU)-6;'0'J 

-•     SUPPORTIIJG  SCIli-;DLiLESrCo/in-/n/t-c/; 

CHF-DULn  5.  OTHEt;  t^OKCASH.  LOCAL  GRANTS-IN-AID  (liuliuliiii;  Sec.  112  cditcatior.nl  iustUutions  or  /.o-s/'/m/.s;    Sec.  I07(bJ 
jw-rciil  (lublic  hoiisiitg) 

1  D  C  N  1  1 1   1  C  A  T  1  O  N 
(a) 

TO    BE    C.OMPLLlLtD    BY    LF'A 

TO    BE   COMPLETED 
BY   HUD 

NAME    or 

PROVIDItiG 

.  E  H  in  Y 

ESTIMATE 

SUb'.'ITTED 

E;y    LPA 

(c) 

ESTIMATE 

A  C  C  E  P  'I'  E  D 

BY    HUD 

\ 

NONE 

S 

0 

JTAL  (Enter  on  line  A -6) 

s 

s 

;HEDULE  6.  NUT  PROJECT  COST  OF  OTHER  PROJECTS  POOLED  WITH  THIS  PROJECT  ^/Vcm  hlest  accepted 
arm  IIUL)-6?00,  line  A-13,  for  the  folloivino  prcjccls.-J 

PROJECT   NUMBER 
(Enter  each  project  number) 

(a) 

TO   BE   COMPLETED   BY   LPA 

TO    BE    COMPLETED 
BY   HUD 

DATE   APPROVED 
BY   HUD 

(b) 

ESTIMATE 

SUBMITTED 

-BY    LPA 

(c) 

ESTIMATE 

ACCEPTED 

BY    HUD 

(d) 

•> 

• 

• 

s 

S 

DTAI,  (Enter  on  line  A-lt)    ' 

s 

5 

'79-P  Rev.  1/63                                          ■                                                   HU 

« 

>V.'c5l,.,  D.C. 

•      .  ■  Attachment  to  Form  HUJ3-6200 

Schedule  2.      Demolition  and  Removal  Work 
Central  Artery  Adjustments 

The  removal  of  the  Clinton  Street  and  State  Street  ramps   was  approved 
in  the  original  budget  dated  August    18,     1964.      In  this  revision  the  cost  of 
the  ramp  renioval  is  transferred  from  this  Schedule  to  line  9,    Site  Clearance, 
Project  Expenditures  Budget. 
South  Ferry  Building,    79  Eastern  Avenue 

A  request  for  approval  of  grant-in-aid  credit  for  the  demolition  of 

the  South  Ferry  Building,    79  Eastern  Avenue,    Block  105-3,    in  the   Water- 

front  Project  was   sent  to  the  Regional  Office  on  April  Z6,     1967.      Because 

of  the  deteriorated   condition  of  the  structure  and  danger  to  public  safety, 

condemnation  and  demolition  by  the  City  was  necessary  before  the  scJieduled 

acciuisition  by  the  Authority. 

Schedule  3.      Project  or  Site  Iinprovements,    Non-Cash  Local 
Grants-in-Aid 

The  revised  costs   of  project  improvements,    prepa^red  by   our   engineering 
consultant,    update  the  pr elin:iinary  budgetary  estimates  subinitted  with 
the  R-224  report  and  reflect  increases  estiniated  on  the  ba.sis  of  studies 
inade  in  connection  with  the  preparation  of  master  street  and  utility  plans, 
specifications  a.nd  v/oj'king  drav/ings   required  for   the  construction  of  project 
improvements.    ''All   of  the  revised  estimates   conforn^.  to  the   schedule   of 
improvements  proposed  in  the  R-224  and  are  in  accordance  with  the   com- 
ments regarding  eligible  costs   cited  by  HUD  in  its  review  of  the  budget  for 
project  improvements.  '  • 


S c hedule  4»   Public  Supporting  Facilities 
Police  Station  in  Governraent  Center 

Credit  of  $156,000  for  the  Police  Station  vias  approved  in  the 
original  project  cost  estiraate.   The  former  estimate  of  $1,200,000 
for  construction  has  been  updated  to  $1,400,000  based  on  fin-^.l  archi- 
tectural plans  and  specifications.   At  13  percent  credit,  this  in- 
creases the  amount  charged  to  the  project  by  $26,000o 
^^ ntral  Artery  Adjustments 

Credit  to  the  project  of  100  percent  for  the  construction  of 
the  new  Mercantile  Street  ramp  v.'as  requested  in  the  original  pro- 
ject cost  estimate.   HUD  allowed  10  percent  credit  in  the  amount  of 
$29,400  for  budgetary  purposes  pending  further  evidence  showing 
percentage  credit  based  upon  relative  benefit  to  the  project  in  terms 
of  traffic  volumes*   Traffic  studies  are  being  carried  out  by  the 
Authority  to  support  an  increase  in  credit  and  upon  completion  of 
the  work,  the  information  will  be  forwarded  to  the  Regional  Office 
for  approval.   No  change  in  credit  is  requested  at  this  tine. 
Street  __a ndJLItility  V/ork  in  Government  Center  Streets  Bordering 
Waterfront  Project. 

No  change  in  credit  to  the  project  for  this  work  as  approved 
on  August  18,  .1964,  is  requested. 
North  End  Branch,  Boston  Public  Library 

A  request  for  approval  of  certification  of  cost  of  noncash 
local  grant-in-aid  for  the  newly  constructed  North  End  Branch  Library 
was  submitted  to  HUD  in  July  1968.   The  library  serves  residents 
in  an  area  which  includes  the  entire  sector  of  the  project  area 
located  on  the  easterly  side  of  the  Central  Artery.   A  request  for 
39.4^5  credit  in  the  amount  of  $108,266  is  explained  and  justified 
in  the  submission. 

2 


Fire  SlaliDii,    Cainbridge  Street  .  . 

A  request  for  approval  of  certification  of  cost  of  noncash  local   grant-in-aid 
for  the  new  fire  station  in  Cambridge  Street  was   sent  to  the  Regional  Office 
on  January   h,     1967.      Total  cost  of  the  station  is  $353,334.     A  credit  of  22.8- 
percent  in  the  airiount   of  $S0,  560  is  claimed  on  the  basis  of  the  area  in  the" 
project  served  by  the  fire  station. 
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DEPAilTM:^N'r  or  UOUSINC  AS!)  I'UI^AN  i)>;v'EUDl'';.;ENT 

Boston^  Massachusetts 

■> f-.o'J ec'r  >. a:-! c 

vnBAti  Rr:N;:v;AL  ph::gra:v: 

Dovmtovm     VJaterfront   - 

Fanev.il  Hall 

r'ROJ{:CY   uXPhHDITURES   BUDGET 

PROJECT  KUM5ER 

BUDGET  KO. 

Mass.   R-77 

3 

rRUCTIO.'.'S:       Initial    Budget:       Pii^<nrc    uri^iual     onrf    S    coyics    for    HUD.       Subr.it    cri^incl    and    i    coiits     in    Pinilcr    t<o .     1, 
copies,     in   Binders   Ho.     2,3,i,     end   5.       KevisSii   Budpct:       //    vith    o.-.cnc?c!o  ry    cpv  1  tccticn,     follov    "Initial    i'uc'gef"    in- 
ictions.      Other  vise,     suhtiit    ori£in(il     and    i    ec;iies    to    liVP. 


IIS  OF  nUDGET  APPROVALS    (Complef  fc  revision  only) 

i.dgot  No.  1.  August   18 


19_5.±_         Latest  Approved  Budget  (No.  ^ 


May  15 


,19 


68 


ACTIVITY  classification' 


TO  BE  COMPLETED  BY   LPA 


USE    ONLY   FOR   REVISED   BUDGET 


LATEST 

APPROVEID 

BUDG  ET 


(n) 


ADJUSTMLN 
t+    OR   -) 


(b) 


BUDGET 
REQUESTED   FOP, 


90 


(c) 


TO    BE    FILLED 
\H    BY    HUD 


BUDGET 
APPROVED   FOR 


.MONTHS 


(d) 


TOTAL  SURVEY  AND  PLANNING  EXPENDITURES 
(Includes  r.!l  costs  incurred,  costs  cstimr.tcil  to  be 
iiicurred,  aiid  intt-rest  on  advances  to  rep?.yi,x;nt 
date)  (R  140L  K  1103,    R  1401) 


867,011 


13, OS  7 


853,914 


PROJECT  EXECUTION  EXPENDITURES: 


Admin  isli  ation: 


a.   AdministiT.tive  overhead  and  services 
(R  1410.01,  R  1410.09,  R  1410.10, 
R  14  10. 19,   R   1416) 


1,602,548 


-^2,165,355 


3,767,903 


1..  Travel   (R  1410.05) 


Office  furniture  and  equipment  (R  1475) 


Legal  services  (  R  1410.024,  R  1415) 


68,000 


+   35,000 


103,000 


Survey  and  planning  (  R  1410.021,  R  1430) 


15,000 


+     371,100 


Acquisition  ex;)enscs(n  1410.022,  R  1440.02 
through  R   1440.06) 


125,275 


+   61,000 


Temporary  operation  of  a-:  quired  property- 
Profit  (-)  or  Loss  (+)    (H  l.n0.027,    R  1448) 

Aiiioun!  included  in  Line  7a  as  real  estate  tax 
credits  (R   1448.033) 


35,000 


+1,021,000 


Rtlocfclion  and  Coniuuinity  organization,  excluding 
Relocation  Paynionls  (R  1410.023,  R  1443) 


150,000 


Site  clearance— Proceeds  (—)  or  Cost  (  +  ) 
(U  1410.025,   R  1450) 


Project  or  site  improvenicats 
(R  14 10.026.    R  1455) 


Disposal,  lease,  retention  costs  (  R  1410.028, 
K  1415) 

Rrliahilitalion    and  conservation,    excluding 
Rchabilltr.tion  Grains  (R  1410.029,   R  1460) 


Interest  (R  l.!20.013,  R  1420.02) 


Other  income  (-)  (R  1449) 


1,848,050 


71,945 


100,000 


210,000 


633,000 


(-)  225,000 


92,000 


+1,202,450 


+  854,055 


-1,936,003 


.+2,354,000 


371,000 


386,100 


186,275 


1,056,000 


58,000 


3,050,500 


926,000 


100,000 


2,146,000 


2,987,000 


(-)  596,000 


(-) 


nrojrri  nn  n  tKf.- --fo-r'h?  t-:-;:t.~.l  jran!  hasl:^  v.-lll.  liniitej  piujicl  co^;ts,  enter  zex\j~bn~l/ines~T  tn:oIi'a*'o. 


<5t<-'j 
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ACTIVITY  CLASSIFICATION 


Siilitotiil  ('it/;;  of  Lines  ?  throu[Ji  1'!, 
excluding  Line  7b  J 


Coiitiri"crioics  ^/or  Co! limit  fc ),  not  to  exceed 
15%  of  Line  15) 


lical  estate  purchases  (It   1!  10.01) 


Project  inr.pection  (R  1110) 


TOTAL  PKOJi:CT  LXFX'UTION  EXPF.NDI'J'URES 
(sum  of  Lines  15,  10,   17,  and  18  J 

'I'OTAL  PliOjr.Cr  fc^Xl^l^NDlTUKKSdTEM  ]  OF 
GllOSS  PROJECT  COS'l)  (Line  1  plus  19) 


lltlocation  Payments   IQOfc  reimbursable  to  L.PA 
(1?  1501) 


Rehabilitation  Grants  ]00?c  reimbursable  to  LPA 
(R  1502) 


^ TO  BE  COMPLETED  SY  LPA 

USE  OHLY  FOR  REVISED  BUDGET 


U  ATF.ST 
> APPRO V  ED 
*•    BUDGE! 

(a) 


S     /t,  633,8  If 


782,192 


13,A00,00C 


135,186 


18,951,196 


^   19,818,207 


^     2,526,000 


ADJUST^■.^^, 
(+  or  -) 


(M 


D'jriGET 

REQUES1  ED   FOR 

OCX Mo;jTHS 

(c)     ■ 


IS    9,536,96^  S 14, 170, 778 
182, 1S2  600,000 


-1-     4,5S5,0:;:     17,985,000 


-1-         104, 5^£-  239,734 


-1-14,044,316  j    32,995,512 


H'^  14,031,:>ic.^  '33,849,426 


0  I '    2,526,000 


TO    BE    FILLTD 
IN    DY   Hur> 


BUDGET 
APPROVED   KOf! 


.MONTHS 


ii) 


piovd  of  the  Piojcci  Expenditures  Budge!  in  the  ar.ioiints  and  for  the  time  period  s'-c-.. 
[uostcd. 


in  Co'un-in  (c)  is  hereby 


Boston  R.edevclop:zrnt  Authority 


January     9 ,    1969 


Date 


Sl'f  no!L:re  of /.■-'.'■'rii/j  Officer 


Director 


Hill)  AI'PROVAL 

ic  Project  Expenditures  Bud^iet  is  hereby  fipproved  in  the  amounts  and  for  the  tip.c  f=r;:£  shown  in  Column  (d). 
le  project  shall  be  completed  by ,   19. , 


Date 


Ti:U 


!  pf  3 


"suPi'Oir]-h\G  sciir,nui.E 


PROJL-CT  OR  siTif  i?,;PRO>'r;,;;:i;TS  tiiARGiZD  as  projhct  i:):Pt;;;oiTURi{S 


i;ui>-C2?o'; 
(i?-6:.) ! 


iDErrriKicATiCN 


Installation  of  Police  Signal 
System 

(approved  by  HUD  in  letter  dated 
August']  1,    1966) 

Cost  of  site  improvements  Union 
Wharf,    Parcel  B-4 

»  ■* 

Including  $755,  000  for  bulkhead 
and  deck  repairs  plus  20  percent 
contingencies  of  $151,000  for   rising 
costs,    special  investigation  of  bulk- 
head condition,    borings  and  tests, 
contract  documents,    and  inspection 
of  construction. 


u.  ruojV.CT  oil  siTi:  I'MriiOVKMV.Nrs  to  iu: 

IGF.l)  TO  1T1;m   1  or  CUOSS  I'UOJKCT  cos-i- 


TO    BE  COMF  LLTEC    DV   LPA 


T01AL  COST 


20,  000 


906,  000 


"CHARGL"  TO  PHOJUCT 


100 


100 


20,  000 


906.  000 


TO  [if:  rii.ixt) 

IK    BY    HUO 


92  6..  000 


AMoy:.;T 


„j,p  J  „(  .J                                                                                                  KuJt^t  Bureau  No.  <;j-U'j22.1 

HUD-i!21 
(\2-(.y, 

DEPARTMENT  OF  HOUSING  AND  UliliAN  DKVKLOI'MLNT 
UKHAN  ItKNEWAL  I'KOCUAM 

PROJECT  LOCALITY 

Boston,   Massachusetts 

DATA  SUPPORTING  PROJECT  EXPENDITURES  BUDGET 

PROJECT  NAME 

Dovrnto^'Tn  Wate  r  front - 
Faneuil   Kail   Project 

NSTKUC.TIOiXS:  Prepare  orij^inal  and  4  coi<ies  for  /lUD.  If  part  of  an  initial  or 
rmcndatory  application,  submit  originalin  Binder  h'o.  1,  copies  in  Binders  A'o.  2,  3,  4, 
iit'l  5.  If  not  part  of  an  application,  do  not  submit  in  binders. 

PROJECT   NUMBER 

Mass.   R-77 

Accomi'anics  Form    HUD-6220  dated 


,  19 


HUO- 

6r20 

LINE 

MO. 

ACCOUNT 
NUMBER 

EXPLANATION 

AMOUNT 

CHARGEABLE 

TO  BUDGET 

(a) 

LINE 
TOTAL' 

1 

R  1401; 
U  1403; 
It  1404 

SURVEY  AND  PLAKUING  EXPENDITURHS 

S      834,253 

Total  estimated  survey  and  planning  costs  other  than  interest 

U  1420.011; 
R  1420.012 

Interest  on  Federal  advances 

19,661 

It  1420.0  2 

Interest  on  other  borrowed  funds 

—    • 

LINE  1  TOT.\L 

S    853,914 

2 
3 
4 

ADMINISTRATION 

OFFICi;  FURNITURE  AND  EQUIPMENT 

LEGAL  SERVICES 

F'.iilrirs  on  these  lines  of  Form  HUD-6220   sliall   be  supported  hy  a   narrative  sta;e;rent  exjilaining  the 
cos.t  eilimates  and  the  basis  of  any  proration  of  the  costs  to  this  project. 

5 
6 

SURVEY  AND  PLANNING 

Attach  a  narrative  statement  describin;;  the  nature  of  the  survey  and  planning  v,o:':,  including  reference 
to  any  previous  IIIIFA  or  HUD  approval   for  such  work   in  the  project  execution  stage. 

n  1410.022 

ACQUISITION  EXPENSES 

s 

LPA  salaries  and  wages-  Acquisition  f/rom  Form  HUD-630) 

' 

R  1440.02 

Contracts  for  acquisition  appraisals 

61,000 

R  1440.03 

Option  negotiations 

50,000 

R  1440.04 

Title  information 

0 

R  1440.05 

Sundry  acquisition  costs  -  Direct  Purchase 

5,275 

R  1440.06 

Sundry  acquisition  costs-  Condemnation 

70,000 

LINE  6  TOT.\L 

5    186,275 

7a 

R  1410.0  2V 

TEMPORARY  OPERATION  OF  ACOUIRF.D  PROPERTY 

S 

LPA  salaries  and  wages  -  Managcusenl  (from  Form  JIUD-030) 

R  1448.01 

Gross  income  from  temporary  operation 

CLASS  O  F 
L  ESSEt; 

NO.  or 

PBOP- 
ERTI  ES 

AVER  AG  E 
RErJTAL 

UNIT  MOS. 

o  r  s;gmt. 

TO  T  AL 
IN  COVE 

Residential 

s 

J 

Commercial 

440 

300 

12,600 

3,780,000 

Industrial 

■ 

Institutional 

-. 

•For  a  I 

rojcct  on  a  tliree 

-fourrhs  conital   pt 

on*  b^E'S  v.-ith 

limited  iTojc 

:t  cciit:,  cntc 

■  zero  on  lir.cr  \,  :., 

C.  ar.ciTc. 

UD- 
220 
INE 
NO. 

ACCOUt4T 
NUMDCR 

EXPLANATION 

AMOUNT 

CHARGEABLE 

TO  BUDGET 

(  =  ) 

LINE 
TOTAL- 

(b) 

7  a 

H  1418.031; 
It  1448.032; 
II  1418.033; 
U  1448.035 

TEMPORARY  OPERATIOU  OF  ACQUIRED  PROPERTY  (Confd.j 

51,200,000 

out' J) 

Rcpiiirs  and  normal  maiiUcnaiicc;  janilorinl  wages  and                          '    , 
supplies  and  watchmen  wages;  fuel,  light,  power;  sewerage 
and  water  rentals 

U  1448.034 

Insurance 

123,000 

R  1448.036 

Real  estate  tax  payments    pluS    payntentS     In    lieu    of 

3,445,000 

R  1448.037 

Management  contracts 

32,000 

R  1448.038 

Charges  in  lieu  of  real  estate  taxes 

«* 

: 

R  1448.0  33 

Temporary  on-site  moves 

36,000 

LINE  7a  TOTAL  (R1448-01  minus  other  amounts;  if  income  exceeds 
costs,  show  as  minus  amount  J 

$1,056,000 

1 

8 

K  1410.023 

RELOCATION  AND  COMMUNITY  ORGANIZATION, 
EXCLUDING  RELOCATION  PAYMENTS 

S 

LPA  salaries  and  wages  -  Relocation  (from  Form  HUD-630J 

LPA  salaries  and  wages  -  Community  Organization  (from  Form 
HUD-630) 

-- 

R  1443.01 

Contacts  for  relocation  planning  and  execution 

58,000 

Contracts  for  community  organization  services 

Attach  a  narra 

tive  statement  giving  the  sources  and  basis  of  estimates  for  commiir.ity 

organization  costs. 

S        58,000 

LINE  8  TOTAL 

9 

R  1410.025 

SITE  CLEARANCE 

s 

LPA  salaries  and  wages  -  Site  Clearance  (from  Form  HUD-630) 

R  1450 

Contracts  for  preparation  of  contract  documents   statement  ^^^'    ' 

upporting 

Net  cost  (+)  or  proceeds  (-)  of  site  clearance  work,  exclusive  of 
above  amounts 

("*')3,050,500 

Buildings  and  other  structures 

(+)n,437,23?. 

I'Jh^rve.'?   ^nd   pieT-.<; 

(+)         733,000 

i 

KsilfJIXSSSJJJLXXiisaJ  Ramp  Removal 

(+)        300,000 

IIBTA  Relocation 

(+)        299, 31A 

Railroad  Relocation 

(+)        181,000 

•;y)      100,000 

}Sr;De5ISS[K:CX)ffi}i;tK>L^i!t  Site   Pre- 
paration Work  Parcel  C-2 

Site  clearance  work  will  be  performed  by 

[^^LPA  force  account                  [j}[]  Contract 

e 

Attach  a  narr 
work  iuvolvin 

ative  statement  giving  the  sources  and  basis  of  estimates,  including  ide 

g  unusually  high  costs. 

■itification  of  any 

LINE  9  TOTAL 

<v3,050,500 

For  a  r 

tojcct  on  a  tlirce 

"fourths  capital  gr.Tiit  basis  vitli  limited  project  costs. 

enter  zero  on  line  7  a. 
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4 

(12-GS) 

D- 
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3. 

ACCOUMT 
N  U  M  D  E  R 

EXPLAtJATION 

AM  ou  in- 

CHARGEABLE 
TO  OUDGET 

LINE 
TOTAL 

(b) 

It  1410.0  26 

PROJECT  IMPROVCUENTS 

s 

LPA  salaries  and  wages  -  Project  Improvements  f/rowi  Form  HUD-C'VjJ 

H  1455 

Contracts  for  preparation  of  contract  documents 

38,000 

Projert  Improvements  (from  Form  HUD-6220,  Suppr.ning  Schedule) 

888,000 

Altacli  a  ti.irrative  stntemcnl  giving  the  sources  and  basis  of  estimates  of  project  in^^provements,  or 
tcfeiring  to  such  data  in  the  accompanying  Project  Improvements  Report. 

J         926,000 

LINE  10  TOTAL 

1 

n  M 10 .028 

DISPOSAL,  LEASE,  RETEHTIOt!  COSTS 

s 

LPA  salaries  and  wages-  Disposition  ^/rom  Form  fIUD-630J 

R  1445.01 

Disposition  appraisals,  boundary  surveys,  and  maps 

75,000 

R  1445.0  2 

ConiHiissions  and  fees 

— 

R  M45.03 

Sundry  disposition  costs 

25,000 

LINE  1 1  TOTAL 

g         100,000 

2 

R  1410.029 

REHABILITATIOM  AND  CONSERVATION, 
EXCLUDING  RCIIABILITATION  GRAl^JTS 

S 

L,PA  salaries  and  wages-  Rehabilitation  and  Conservation 
(from  Form  HUD-630J 

R  1460 

Contracts  for  technical  and  administrative  services  for  rehabililstico 
and  conservation  progrrm 

2,146,000 

Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  the  above  amounts. 

S    2,146,000 

LINE  12T0T.-SJ. 

?. 

INTEREST 

Attach  a  narrative  statement  giving  the  sources  and  basis  of  estimates  of  interest  costs. 

4 

R  1449 

OTHER  INCOME 

Source  of  LPA  income  other  than  covered  in  Line  7a  or  9 

Investment  of  Excess  Cash 

S          596,000 

- 

• 

CQ/:    rion 

LINE  14  TOTAL        t 

17 

REAL  ESTATE  PURCHASES                                      r^:^^^^:;^^^^^^:i-:fe^^^ 

Attach  a  narrative  statement  giving  a  justification  for  the  estimate  for  real  estate  purchases,  including 
reference  to  appraisal  reports  and  breakdown  of  estimated  acquisition  cost  shov.ir.j  separately  estimates 
for  project  land  and  compensation  for  consequential  damage,  if  any,  to  real  or  perscr.f.!  property  that  is 
not  to  be  acquired.  Also  include  a  schedule  showing,  on  a  quarterly  basis,  the  p_::>poscd  land  acquisition 
activity  for  each  segment  of  the  project. 

Accourn 

NUMDER 


H  1  so  1 


(12  C 


EXPLANATION 


AMOUNT 

CHAFiGEABL  t; 

TO  nuDCET 


RELOCATION  PAYMCtUS  100%  REIMBURSABLE  TO  LPA 


TYPE  OF   PAYMENT  AND 
CLASS  OF   PAYEE 


.  TOTAL  MOVING  K.XPKNSLS  AND 
ACTUAI.DlllLCTLOSSCl'PUOPKU'lY 


b.  Individunls 


c.  Families 


NO  REVISION  REQUI 


•  d.  Business  concerns 


c.  TOTAL  SET'I  LKMKNT  COSTS  AND 
RELATED  CHARGES 


u  ir.0  2 


f.   Individuals 


g.  Families 


h.  Business  concerns 


i.  TOTAL  RELOCATION  ADJUSTMENT 
PAYMEN'i'S 


j.   Ijlderly  individuals 


k.  Families 


1.  TOTAL  SMALL  BUSINESS 
DISPLACEMENT  PAYMENTS 


ESTIMATED 
NUMBER  TO  RE 
CEIVE  PAYMENTS 


ESTIMATED 
AVERAGE 
AMOUIiT 


STED 


LINE  21  TOTAL  (a  ■^  e  i  H-  I) 


ESTIMATED 

TOTAL 
PAYMENTS 


•  Has  LPA  elected  to  ina);c  payments  for  moving  expenses  in  excess  of  $25,000? 
CD  YES  C^NO 

U  Yes:  A.  Estimated  number  of  business  concerns  to 

receive  payment  in  excess  of  $25,000:  -    - 


B-  Estimated  total  amount  of  moving 

expenses  in  excess  of  $25,000:  t 

C.  Portion  of  line  B  amount  to  be  paid  with 
Federal  relocation  grant  and  included 

in  line  c  amount  above:  $ 

D.  Portion  of  li.nc  B  amount  to  liC  paid 

out  of  nonprojecl  funds:  $ 


REfHABlLITATION  GfiAMTS  100%  REIMBURSABLE  TO  LPA 


a.  To'kI  number  of  owner-occupied, one-  orlv.o-farnily  resii'untial  properties 
which  arc  to  be  rehabilitated  in  accordance  with  objectives  of  Urban  Rcr.cwsl 
Plan 


b.  Estimated  number  of  such  properties  for  which  a  Rehabilitation  Grant  will 
be  made 


c.  Estimated  average  amount  of  Rehabilitation  Grant 


LINE  22  TOTAL  (line  b  X  lir.e  c] 


LINE 
TO"!  AL 

(b) 


5     NONE 
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Narrative  Statement  and  Justification  for  Form  H-6121,  Data 

Supporting  Project  Expenditures  Budget 

A  justification  and  explanation  of  the  proposed  budget 

revisions  is  outlined  below. 

Line  1.   Survey  and  Planning  Expenditures 

Approved  Budget  $   867,011 

Costs  Incurred       $   853,914 
Encumbrance  0  $   853,914 

Balance  $   13,097 

Etecrease  ■      "  $    13,097 

Revised  Budget  $  853,914 

A  decrease  of  $13,097  in  the  approved  budget  is  requested 

to  reflect  the  actual  total  costs  incurred  upon  completion  of 

survey  and  planning  activities o 


Lino  2(a).   Administration 

Approved  Budget  $1,602,548 
Costs  Incurred       $2,031,696 

Encumbrances               0  $2,031,696 

Overrun  $   429,148 

Increase  $2,165,355 

Revised  Budget  .      $3,767,903 

Line  2(a)  is  computed  by  taking  approximately  13  percent 

of  the  sum  of  Lines  4  through  13  and  Line  17  ($28,933,875). 

Line  4.   Legal  Services 

Approved  Budget  $    68,000 
Costs  Incurred       $   45,854 

Encumbrances          $    15,000  $    60,854 

Balance  $    7,146 

Increase  $   35,000 

Revised  Budget  $   103,000 
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In  the  original  budget,  $25,000  was  approved  for  special 
counsel  services  before  the  Superior  Court  for  an  estimated  fifty 
land  danage  cases  at  $500  each. 

Of  the  169  parcels  acquired,  85  remain  unsettled  and  a  raajor- 
ity  have  filed  petitions  in  the  Superior  Court  for  an  assessment 
of  damages. 

VJith  42  parcels  remaining  to  be  acquired,  it  is  novi  estimated 
that  a  total  of  120  parcels  will  involve  litigation,  an  increase 
of  70  parcels  over  the  original  estimate. 

An  additional  $35,000  is  therefore  requested  for  70  land 

damage  cases  at  $500  each. 

Line  5,   Survey  and  Planning 

Approved  Budget  $    15,000 

Costs  Incurred       $   214,343 
Encumbrances         $    5,191         $  154,637 

Overrun         $  219,534 
Increase  $   371,100 

Revised  Budget  $  386,100 

In  the  original  submission  of  the  budget,  $75,000  was 

requested  for  contract  consultant  services  involving  design, 

planning,  and  engineering  activities  during  project  execution o 

In  the  budget  revievv  by  IKJD,  ti)e  $75,000  was  reduced  to  $15,000 

and  the  remaining  $60,000  was  transferred  to  Contingencies. 
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Most  of  the  requested  increase  is  required  to  cover  the  cost 
of  engineering  services  provided  under  a  contract  with  Schoenfeld 
Associates  for  technical  and  engineering  advice  and  assistance; 
surveys  for  the  purpose  of  preparing  naster  street  and  utility 
plans;  redevelopment  planning  including  surveys  of  retaining 
walls  and  bulkheading  proposed  as  project  improvements  and  the 
planning  and  scheduling  of  such  iiiiproveraents  to  be  provided  by 
the  City  as  noncash  grants-in-aidc   All  costs  charged  to  this  account 
under  the  contract  are  eligible  Item  I  costs. 

On  December  21,  1964,  the  Authority  entered  into  the  first  of 
two  contracts  Viith  Schoenfeld  Associates,  Inc*,  for  engineering  ser- 
vices.  Ma::ir;ium  compensation  under  the  contract  was  $70,000,  and 
costs  incurred  v^ere  charged  to  the  proj^ect  improvements  account. 
Th.e  contract  was  terminated  in  April,  1966,  with  total  costs 
amounting  to  $46,285, 

Simultaneous  with  closing  out  the  above-mentioned  contract 
with  Schoenfeld,  a  new  contract  was  entered  into  with  Schoenfeld 
providing  not  only  for  a  continuation  of  preliminary  engineering 
services  but  also  for  the  preparation  of  plans  and  specifications 
for  the  construction  of  project  iraprovements . 

Included  in  this  revision  is  an  increase  of  $30,000  to  cover 
the  cost  of  a  contract  with  Arcljitcctural  Heritage,  Inc.  ,  providing 
for  a  study  of  the  Quincy  Market  area  buildings  to  determine  the 
feasibility  of  restoration  and  rehabilitation.   The  contract  was 
forwarded  to  PRJD  for  approval  on  August  4,  1967, 

Included  in  this  revision  is  a  request  for  $3,500  to  cover 
the  Project's  share  of  the  cost  of  consultant  services  to  evaluate 
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the  ai:)proiDi:;i.ateness  of  devGlopci' '  s  proposals  xor  art  work. 

Included  also  in  this  revision  is  a  request  for  $12,000  to 
cover  the  cost  of  a  contract  with  Thorias  K,  Dyer,  Inc.,  for 
consultant  "nervices  required  in  conroction  v.ith  the  relocation  and 
possible  abandonment  of  the  Union  Freight  Railroad  in  the  project 
area.   Because  of  the  magnitude  of  the  railroad  problem,  it  is 
necessary  to  have  skilled  professional  advice  and  assistance 
during  our  negotiations  with  the  UFRR.   As  these  skills  are  beyond 
the  ability  of  Authority  staff,  the  services  of  a  firm  with  pro- 
fessional experience  in  this  field  is  necessary. 

•K-  -x-  *  *  -V:  *  *  ->;-  *  -X-  ■:<-  -;f  -x-  -^  -a-  %  *  * 

Total  costs  accrued  to  the  survey  and  planning  account 
through  November,  196S,  total  $214,343,   Of  this  amount,  approxi- 
mately $176,663  was  incurred  under  the  second  Schoenfeld  contract. 

A  total  of  $66,220  expended  under  the  first  and  second 
Schoenfeld  contracts  is  presently  charged  to  the  project  improve- 
ments account  in  line  10  of  the  budget.   As  these  costs  should 
have  been  charged  to  the  survey  and  planning  account,  the  transfer 
of  $66,220  from  project  improvements  to  this  account  is  proposed. 

On  the  basis  of  estimates  by  our  engineering  staff,  Item  I 

costs,  for  Schoenfeld  contract  services  chargeable  to  this 

account  over  the  next  tv'Jo  years,  are  projected  as  follov.s: 

1968--Decembsr  (i?$6,000  $6,000 
1969--12  months  Q$5,000  $60,000 
1970--12  months  (2$2  ,000        $24,000 

Total  estimated  cost 

1969  through  1970         .  $90,000 
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A  summary  of  the  proposed  increase  in  this  account  is  as 

follovis: 

Total  costs  incurred  through  November  1968  $214,343 
Costa  incurred  under  1st  and  2nd  Schoenfeld 
contracts  transferred  fro.a  project  improve- 
ments, line  10  66,220 
Cost  Schoenfeld  contract,  1963  6,000 
Cost  Schoenfeld  contract,  1969  60,000 
Cost  Schoenfeld  contract,  1970  24,000 
Design  Consultant  for  art  work  3,500 
Cost  O?homas  Dyer  contract  12 ,000 
Total  revised  survey  and  planning  budget  $386,063 

say         $386,100" 
Approved  survey  and  planning  budget        15,000 

Total  increase  requested  $371,100 

Line  6»   Acquisition  Expenses 

Approved  Budget  $125,275 

Costs  Incurred       $91,089 
Encumbrances         $22,760  $113,849 

Balance  $  11,426 

Increase  $  61,000 

Revised  Budget  $186,275 

In  a  letter  dated  September  20,  1965,  HUD  approved  a  contract 
with  Jackson  and  Moreland,  Inc.,  for  special  appraisal  services 
in  connection  with  the  contemplated  acquisition  of  certain  wharf 
properties.   The  purpose  of  the  contract  was  to  assure  that  the 
Authority  would  have  the  best  available  information  concerning 
the  physical  condition  of  the  wharf  properties,  as  it  relates  to 
value,  for  possible  use  in  land  damage  court  proceedings.   As 
such  appraisal  services  were  not  anticipated  in  the  budget, 
approval  of  the  contract  cost  of  $31,000  is  requestedo 

Since  both  first  and  second  acquisition  appraisals  were°made 
during  the  survey  and  planning  stage,  no  funds  were  provided  in 
the  budget  for  such  worko   $30,000  is  therefore  requested  to  cover 
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tlie  cost  of  appraisals  of  the  Railroad  rights-of-way  not  previously 

appraised,  the  cost  of  third  appraisals  required  for  certain 

parcels,  and  the  updating  of  appraisals  made  during  the  survey 

and  i^lanning  stage. 

The  total  increase  requested  is  $61,000o 

The  other  acquisition  expenses  approved  in  the  original 

budget  remain  the  sameo 

Line  7.   Temporary  Operation  Acquired  Property 

Approved  Budget  $   35,000 

Costs  Incurred      -$739,996 
Encum.brances  0  -$  739,996 

Balance  $  774,996 

Increase  $1,021,000 

Revised  Budget  $1,056,000 

As  indicated  on  attached  Form  FIUD~6121,  Data  Supporting 
Project  Expenditures  Budget,  a  revision  of  this  account  is  re- 
quested on  the  basis  of  the  following  estimates  of  projected 
income  and  costs  incurred  through  completion  of  the  property 
management  program: 

Gross  income  from  temporary  operation:   An  increase  of 
$780,000  over  the  approved  amount  of  $3,000,000  is  re- 
quested to  reflect  our  latest  estimate  of  income  to  the 
project  through  the  completion  of  this  activity. 
Repairs  and  maintenance:   An  increase  of  $350, 000  in  this 

account  is  requested  to  cover  the  estimated  total  cost  of 
maintenance  and  repairs  through   completion  of  the  property 
manageraent  program. 
Insurance:   The  revised  estimate  of  the  cost  of  public  lia- 
bility insurance  for  acquired  property  is  $123,000.   An 
increase  of  $53,000  in  this  account  is  requested. 
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Real  Estate  Taxes  and  Paynjcnts  In  Lieiv  of  Taxes:   Costs 
incurred  for  this  item  currently  amount  to  $1,535,000, 
An  increase  of  $1,345,000  from  $2,100,000  to  $3,445,000 
is  requested  to  cover  the  revised  estimate  of  total  costs 
for  this  account, 

Managenent  contracts:   An  increase  of  $17,000  is  requested 
to  provide  additional  funds  for  payments  to  the  Quincy 
Market  Cold  Storage  and  VJarehouse  Company  under  a  contract 
providing  steam  and  brine  service  to  wholesale  food 
dealers  located  in  BRA-owned  property. 

Temporary  on-site  moves:   In  the  review  cf  the  original 
budget  for  this  account,  our  request  for  $10,000  for 
coraiaercial  on-site  moves  vias  transferred  to  Line  16, 
Contingencies.   During  the  coming  year  it  appears  likely 
that  about  eight  temporary  on-site  moves  v;ill  be  necessary 
in  order  to  meet  our  demolition  schedule  and  clear  areas 
that  have  priority  for  new  development.   The  average  cost 
of  each  move  is  estimated  to  be  about  $4,500,   An  increase 
of  $36,000  in  this  account  for  commercial  on-site  reloca- 
tion is  therefore  requested. 
Line  8»   Relocation 

Approved  Budget  "  '  $150,000 

Costs  Incurred       $42,642 
Encumbrances  $    354  $  42,996 

Balance  $107,004 

Decrease  $  92,000 

Revised  Budget  '      $  58,000 

In  the  original  budget,  $150,000  was  alleged  for  contracts 
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providlng  for  the  planning  and  relocation  of  the  wholesale  food 
market,   Tivo  of  the  three  food  laarket  groups  are  constructing  nevj 
market  facilities  outside  the  project  area  and  it  is  anticipated 
that  the  problem  of  relocating  the  third  group,  the  fish  dealers, 
will  be  resolved  early  this  year. 

It  is  proposed,  therefore,  that  $15,000  be  retained  in  this 
account  for  continuing  consultant  services  required  to  evaluate 
appraisals  supporting  requests  for  relocation  payments  and  for 
services  which  may  be  required  in  connection  vjith  the  relocation 
of  the  fish  dealers o 

A  decrease  of  $92,000  in  this  account  is  requested. 
Line  9«   Sit e  Clearance. 

Approved  Budget  $1,843,050 

Costs  Incurred       $556,036 
Encumbrances         $184,179  $  751,015 

Balance  $1,097,035 

Increase  $1,202,450 

Revised  Budget  $3,050,500 

Costs  for  the  demolition  of  buildings  incurred  to  date 
compare  favorably  with  the  original  budget  estimate  of  $1,372,232. 
An  increase  of  $65,000  in  the  cost  of  this  itci^  is  requested  to 
cover  the  cost  of  moving  the  historically  and  architecturally 
significant  Jenney  property  located  at  the  v;estarly  end  of 
Block  208A.   The  property  has  been  acquired  by  3RA  and  is  desig- 
nated for  d-^-nolition  to  make  way  for  the  widening  and  reconstruc- 
tion of  the  India-Commercial  Street  roadxvay.   Architectural 
Heritage,  the  Authority's  consultant  for  historic  preservation, 
estimated  m.oving  and  incidental  costs  to  be  $65,000.   A  letter 
to  IIUD,  dated  November  19,  1963,  concerning  the  study  accompanies 
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the  narrative  statement. 

Demolition  costs, for  wharves  and  piers  vihere  viork  is  completed, 
are  substantially  in  excess  of  original  budget  estimates. 

The  approved  budget  for  v.'harf  and  pier  denolition  is  $2<I7,577. 

On  the  basis  of  actual  field  surveys  and  inspections  of 
existing  conditio-ns  of  v;harveG  and  piers  and  the  cost  of  this  type 
of  demolition  work  nov;  under  v;ay  both  in  the  project  area  and  in 
other  local  ivaterfront  areas,  our  engineering  consultant  estinates 
that  demolition  costs  for  vjhaxves  and  piers  viill  be  substanitally 
higher  than  original  estimates.   An  estimated  increase  in  the 
approved  budget  in  the  amount  of  $435,423  for  the  demolition  of 
viharves  and  piers,  including  15  percent  for  contingencies  and 
engineering  viork,  is  therefore  requested. 

The  cost  of  the  demolition  and  removal  of  the  Clinton  Street 
and  State  Street  ramps  from  the  Central  Artery  is  requested  in 
the  revision  of  this  account »   In  the  original  approved  financing 
plan,  the  removal  was  to  be  provided  by  the  State  Department  of 
Public  \/orks  and  was  credited  as  a  non-cash  grant-in-aid  in 
Schedule  2  of  Form  H-6200.   State  DPW  has  recently  taken  the 
position  that  its  1963  commitraeiit  extended  to  permitting  only  the 
ramps  to  be  removed  but  did  not  comrait  the  State  to  the  cost  of 
the  removal.   Although  vve  disagree  ".vith  that  interpretation  of 
their  coraraitment ,  the  only  practical  course  seems  to  be  to  under- 
take the  ramp  removal  as  a  project  er^^penditure,   Removal  of  the 
ramps  is  vital  to  the  successful  development  of  the  project. 
Approval  of  $300,000,  estimated  by  our  consultant  as  the  cost  of 
the  demolition  and  engineering  x-jork,  is  requested. 
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The  estimated  MBTA  relocation  cost  ox   $299,314  is  the  amount 
approved  in  the  original  budget, 

A  letter  to  I-IIJD,  dated  J>2cember  18,  1968,  requesting  approval 
of  a  contract  for  the  relocation  of  a  section  of  the  Union  Freight 
Railroad  tracks  at  an  estimated  cost  of  $181,000  is  pending  in 
the  I^eglonal  Cfficco   An  increase  of  $181,000  for  the  relocation 
and  engineering  costs  is  requested. 

The  proposed  site  for  moderate- inconc  housing  is  located  in 
an  area  of  filled  land.   Field  surveys  indicate  that  the  subsoil 
conditions  in  the  area  are  extremely  unsatisfactory  and  that 
foundation  construction  costs  for  moderate-income  housing  would 
be  unusually  higho   In  order  to  make  the  land  disposable  and 
econoviiically  feasible  for  this  type  of  housing,  site  preparation 
work  will  be  required.   It  is  estimated  that  the  cost  of  preparing 
the  site  will  average  about  $500  per  dwelling  unit.   As  200  units 
of  new  housing  are  proposed,  the  total  cost  of  the  work  requested 
in  this  revision  is  $100,000, 

A  sujmiiary  of  revised  costs  as  indicated  on  accompanying 
Form  H-6121  is  as  follows: 

Buildings,  structures,  and  engineering  $1,437,232 

costs 

Wharves.,  piers,  and  engineering  costs  $  733,000 

Removal  of  ramps  $  300,000 

MBTA  relocation  (approved  in  original  $  299,314 

budget) 

Railroad  relocation  '  $  181,000 

Site  Preparation  work,  Parcel  C-2  $  100,000  _ 

Total  Cost  Site  Clearance       $3,050,546 

say    $3,050,500 
Total  increase  requested        $1,202,4-50 
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Line  10 «   Project  Improvements 

4 

Approved  Budget  $  71,945 

Costs  Incurred       $85,062 
Encumbrances  0  $  85,062 

Overrun  $  13,117 

)     Increase  $354,055 

Revised  Budget  $926,000 

As  previously  mentioned  above  in  Line  5,  Survey  and  Planning, 
a  total  of  $66,220  expended  under  the  first  and  second  Schoenfeld 
contracts  and  charged  to  this  account  will  be  transferred  to  the 
appropriate  survey  and  planning  account,  thereby  reducing  costs 
incurred  for  this  activity, 

A  letter  from,  the  Regional  Office  dated  August  11,  1966, 
approved  the  installation  of  a  police  signal  system  to  service  the 
temporary  police  station  on  Atlantic  Avenue,   The  cost  of  the 
installation  and  the  preparation  of  contract  docunents  is  $20,000o 
Site  Improvements,  Union  VJharf,  Parcel  B-4: 

A  feasibility  study  of  Union  V/harf  as  a  relocation  site  for 
displaced  wholesale  fish  dealers  xvas  prepared  by  BRA  consultant, 
Chas.  T,  Main,  InCc   The  study  indicated  that  the  wharf  is  in  a 
deteriorated  condition,  requiring  extensive  decking  and  bulkhead 
repairs  before  the  parcel  can  bo  disposed  of  to  the  fish  dealers. 
The  consultant's  estimate  of  the  cost  of  the  improvements  is 
$755,000  plus  an  additional  20  percent  for  contingencies  and 
engineering  services,  totalling  approximately  $906, 000 o   The  pro- 
posed site  improvements,  including  the  nature  of  the  work  required 
and  a  breakdown  and  justification  of  estimated  costs  was  the 
subject  of  correspondence  to  HUD  dated  June  24,  August  16,  and 
September  26,  1966 <,   The  supporting  information  and  cost  of  im- 
provements was  approved  as  an  eligible  Item  II  expenditure  in  a 
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letter  £xor.i   IIUDUated  October  12,  1966.   Under  this  revision, 
approval  of  the  work  is  requested  as  an  Item  I  project  expenditure. 
None  of  the  costs  for  site  inprovenents  requested  under  this  account 
is  included  in  the  revised  estimate'^  of  project  inprovements  pro- 
posed as  a  non-cash  grant-in-aid  in  supporting  Schedule  3  of 
accompanying  Form  H-6200, 

Of  the  total  $926,000  requested  for  project  iriprovenents, 
$38,000  is  estiin.atcd  as  the  cost  of  preparing  contract  docu~uents. 
Line  11«   Disposal  Costs 

Mo  change  in  the  original  budget  is  proposed  for  this  accounto 

Line  12.   Rehabilitation 

Approved  Budget  $   210,000 

Costs  Incurred  O 

Encuiabrances  0  0 


Balance  $   210,000 

Increase  $1,936,000 

Revised  Budget  $2,146,000 

Funds  to  undertake  a  proposed  rehabilitation  deraonstration 
to  shovj  methods  that  can  be  utilized  in  converting  warehouse 
buildings  to  dwelling  units  were  approved  in  the  original  budget 
as  described  in  Code  Noe  221  of  the  Final  Project  Report.   The 
work  will  coranence  as  soon  as  current  rehabilitation  studies  are 
completed  and  the  businesses  occupying  the  structures  have  been 
relocated. 

An  increase  of  $1,936,000  is  requested  to  cover  the  eicterior 
restoration  and  rehabilitation  cost  of  the  North  and  South  Market 
Buildings  in  BRA  ownership,  located  in  BocJcs  91  and  99  respectively, 
On  Ncveiaber  19,  1968,  a  letter  was  sent  to  IIUD  requesting  infor- 
raation  relative  to  financing  the  proposed  restoration  of  the 
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Buildings,   A  copy  of  a  study  report , prepared  for  the  Author5.ty 
by  Architectural  Heritage,  Inc.,  was  forv;arded  v.ith  the  letter. 
The  purpose  of  the  study,  completed  last  August,  was  to  determine 
tlie  feasibility  of  restoring  and  rehabilitating  the  Faneuil  Hall 
Markets  in  the  project  area.   The  conclusions  and  recoranandations 
reported  in  the  study  are  summarized  in  the  attached  letter  to 
MUD. 

At  preseivt,  there  appears  to  be  no  neans  available  for 
financing  the  external  restoration  of  the  North  and  South  Market 
Buildings.   As  indicated  in  the  study,  funds  to  finance  the  exter- 
nal inprovciiients  are  necessary  in  order  to  raake  the  required 
interior  renovation  and  rehabilitation  of  the  buildings  by  a 
private  developer  feasible  and  profitable. 

The  $1,936,000  requested  would  pay   for  the  construction  and 

architectural  costs  related  to  the  exterior  restoration  of  the 

buildings. 

Line  13c  Interest  '  ' 

Approved  Budget  "     $   633,000 

Costs  Incurred        $1,3  74,316 
Encuiabrances  0  $1 ,  174,316 

Overrun  $  541,316 

Increase  $2,354,000 

Revised  Budget  $2,987,000 

The  steady  rise  o£    interest  rates  for  borroivings  in  the 
private  narket  during  the  past  several  years  has  been  a  signifi- 
cant cause  of  increased  interest  costs  since  the  budget  uas 
est;ii:iated.   The  deficiency  is  due  also  to  an  increase  in  project 
costs  and  an  extension  of  the  original  budget  period. 
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It  is  estimated  that  additional  funds  in  the  amount  of 

$2,354,000  will  be  required  for  interest  tlirough  project  completion. 

The  folloviing  is  a  breakdovjn  of  estimated  costs: 

Interest  cost  incurred  through  August  1963  $1,174,316 

Estimated  cost  September  1960-March  1969  144,420 

March  1969-September  1969  292,825 

September  1969 -September  1970  725,000 

Seotember  1970-September  1971  500,000 

September  1971-FeJ3ruary  1972        •  150,000 

Total  estimated  interest  costs  $2,986,561 

say        2,987,000 
Approved  budget  633,000 

Additional  interest  costs  required      $2,354,000 

Interest  costs  for  private  financing  indicated  above  are 

estimated  on  the  basis  of  the  following  schedule: 

Perio_d  Amount  of  Loan   Time    Rate    Interest  Cost 

Presently  outstanding  $10,300,000  6  mos,  2o8  $144,420 
Sept.  1968-;Iaro  1969 

Mar.  1969~SeDt.  1969  11,713,000  6  mos.  5  292,825 

Sept.  1969-Sept.  1970  14,500,000  12  mos,..  5  725,000 

Sept.  1970-Sept.  1971  10,000,000  12  moSo  5  500,000 

Septc  1971-Feb.  1972  6,000,000  6  mos.  5  150,000 

Line  14,   Other  Income 


Approved  Budget  -    -$225,000 

Costs  Incurred       $478,935 
Encumbrances  0  -$478,935 

Balance  $253,935 

Increase  $371,000 

Revised  Budget  -$596,000 

Income  to  the  project  from  invested  funds  now  e::ceeds  the 
budget  by  $253,935,   A  total  increase  of  $371,000  over  the  ori- 
ginal budget  is  estimated. 
Line  16.   Contingencies. 

It  is  requested  that  a  portion  of  contingencies  be  applied 
against  budget  needs  mentioned  above  and  tliat  $600,000,  approximately 
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6  pei'cent  of  line  15,  be  reserved  3.n  this  account  to  cover  un- 
foreseen future  expenditures. 
Line  17,   Real  Estate  Purchases 

Approved  Budget  $13,400,000 

Costs  Incurred       $1?., 909, 422 
Encumbrances  0  $12,909,422 

Balance  $   490,578 

Increase  $  4,585,000 

Revised  Budget  $17,985,000 

The  total  HUD  approved  price  of  192  of  the  203  parcels  to 
be  acquired  is  $14, 781, 100 »   The  total  cost  incurred  for  the  172 
parcels  acquired  to  date  is  $12,909,422,   Of  tiiis  araount,  $7,889,033 
represents  settlements  of  83  parcels.   The  renaining  $5,020,389 
represents  pro  tanto  and  interest  payments  on  the  89  acquired 
parcels,  a  majority  of  which  have  filed  petitions  in  tlie  Superior 
Court  for  an  assessment  of  damages,   VJe  also  estimate  that  the 
majority  of  the  remaining  parcels  to  be  acquired  uill  be  settled 
by  the  courts.   Our  total  estimated  cost  for  t'ne  203  parcels 
scheduled  for  acquisition  is  $17,850,000o   This:  includes  a  factor 
for  court  avjards,  interest  payments  and  revised  acquisition 
prices  and  also  provides  for  the  acquisition  of  the  Union  Freight 
Railroad  tracks  and  rights-of-v.'ay  in  the  event  the  Railroad 
services  are  terminated. 

Also  requested  is  an  additional  $135,000  for  the  following 
purposes:   an  estiriated  $110,000  to  acquire  land  in  Block  208A  to 
be  used  as  a  new  site  for  the  architecturally  significant  Jenney 
Building  proposed  for  preservation.   The  proposed  moving  of  the 
structure  was  recommended  in  the  Architectural  Heritage  study 
and  is  discussed  in  the  narrative  statement  supporting  site 


-16- 


clearance  costs;  an  estimated  $25,000  to  acquire  a  facade  ease- 
ment over  the  three  buildings  in  the  North  Market  Building  complex 
not  owned  by  BRA  to  insure  that  the  three  units  are  restored  to 
conform  with  the  forty-tivo  other  BI?A-oT'.'ned  units  comprising  the 
complex  and  proposed  for  restorations 

A  summary  of  costs  requested  is  as  follov.5;: 

Total  estimated  cost  of  parcels  $17,850,000 

scheduled  for  acquisition  including 

acquisition  of  railroad  tracks  and 

rights -of -way 
Acqusition  of  site  for  relocation  of     $    110,000 

Jenney  Building 
Facade  easement  in  North  Market  $    25,000 

Building;  Block  91  


Total  revised  budget  requested     $17,985,000 

Line  ISo Project  Inspection 

An  increase  of  $104,548  in  the  project  inspection  fee  was 
computed  by  taking  0o75  percent  of  the  net  inc::ease  ($13,939,768) 
of  Lines  15,  16,  17  and  21. 


^,''f/r/Mry,/s^^,:u-^/i/>;,/'or  tydod/b/?',  -yfoadd.   C'^/VS' 


November   19,    1968 


Mr.    Charles  J,    Horan 

Assistant  Regional  Administrator 

for  Renewal  Assistance 
Department  of  Housing  and  Urban 

Development 
26  Federal  Plaza 
New  York,    New  York      10007 

Dear  Mr.    Horan: 

I  am  writing  you  this  letter  to  request  assistance  for  financing  a 
segment  of  the  Downtown  Waterfront /Faneuil  Hall  Urban  Renewal  Project, 
knov/n  as  the  Faneuil  Hall  Markets.      This  complex,    consisting  of  the  his- 
toric and  architectvirally  important  North,    South  and  Quir.cy  Market  build- 
ings and  space  which  they  form,    has  been  described  as  ^v.i:  of  the  most 
unique  urban  spaces  in  America.     Realizing  their  great  i:r.portance  to 
Boston  and  the  nation,    the  Waterfron'.  Urban  Renewal  Plan  stated  that  a 
special  study  of  the  area  should  be  vmdertaken.      The  BPA  thus  requested 
an  increase  of  $30,  000  in  its  Waterfront  Budget  to  cover  the  cost  of  a  con- 
tract with  Architectural  Heritage,    Inc.,    to  determine  buildings.      This   stvidy 
has  nov.'  been  completed  and  recommendations  have  been  submitted  to  the 
BRA. 

lam  enclosing  a  synopsis   of  the  study,    pertinent  photographs,    maps 
and  a  copy  of  the  five-volunie  study  report.      The  study  points  out  that    he 
appraisal  of  retail  value  on  a  net  rental  incoine  basis  and  capitalized  at 
commercial  rates  indicates  a  value  of  approximately  $8,  500,  000.     A  com- 
parison of  this  $8.  5  million  capitalized  net  rental  incoir.e  value  to  the  es- 
timated $10,000,  000  restoration  and  rehabilitation  cost  indicates  a  gap  of 
approximately  $1.  5  -  $2.  0  million  must  be  closed  before  t'.ie  project  can 
attract  commercial  investment. 

To  achieve  the  basic  objectives  for  this  area  we  feel  that  this  gap  must 
be  closed.      To  do  so  we  are  requesting  YiW.^  to  make  a  Historic  Preserva- 
tion grant  under  Title  I  of  the  Housing  Act  of  1949,    as  amended  by  the  Deni- 
onstration  Cities  and  Metropolitan  Development  Act  of  19o6,    in  the  ainount  of 
$2,  13  6,  00  0.      This   sum  would  fill  the  gap  and  would  be  used  to  pay  for  the 
construction  and  architectural  costs  related  to  the  exterior  restoration  of 
the  North  and  South  Market  buildings;  the  facade  easeinenr  of  Durgin  Park; 
and  the  acquisition,    moving  and  restoration  of  the  Central  V/harf  Building. 
We  propose  that  this  grant  be  effected  through  an  Amendatory  Application 
Loan  and  Grant  and  Revised  Project  Expenditure  Budget  for  the  V/aterfront. 


More  specifically,    the  required  funds,    as  provided  ur.der  LPA 
Letter  45Z,    would  be  spent  for  the  following  purposes: 

(1)  ■  The  Redevelopinent  Authority  presently  owns  42  of  the  45  separate 
buildings  making  up  the  complex  known  as  the  North  and  South  Market 
buildings.      The  three  structures  not  owned  by  the  BRA  2.re  owned  by  the 
Durgin  Park  Restaurant,    which  has  been  exempted  from  acquisition  under 
the  Urban  Renewal  Plan.     It  is  estimated  that  the  restoration  of  these  42 
buildings  will  cost  a  total  of  $1,  490,  000  in  basic  subcontracting  fees  plus 
$194,  000  for  the  general  condition,    overhead,    and  profi:  of  the  general 
contractor  for  a  total  of  $],  684,  000.      To  this  will  be  added  $252,  000  for 
the  technical  consultants  v/hich  v/ill  cover  architectural,    engineering,    and 
restoration  consultation  and  photographic  documentation.     The  total  restora- 
tion cost  of  the  BRA-ov/ned  Properties  will  be  $1,  936,  000.     A  detailed 
break-down  of  amounts  is   set  forth  on  the  attached  sheers. 

(2)  Our  consultants  rscommend  that  a  facade  easen~ent,    less -than-fee 
acquisition  be  acquired  over  the  exterior  of  the  three  buildings  belonging  to 
Durgin  Park  and  that  the  three  units  be  restored  to  conform  with  the  42  other 
BRA-owned  units.      The  cost  of  this  work  and  the  acquisition  of  the  easement 
is  estimated  at  $25,  000. 

(3)  To  preserve  the  architectural  and  historic  quality  of  the  prooosed 
Faneuil  Hall  Markets  Historic  District,    the  BRA  requests  $175,  000  to  ac- 
quire three  properties  and  to  move  and  restore  the  exterior  of  tv.-o  buildings 
in  the  original  Central  Wharf  Building. 

Thank  you  very  much  for  your  help  in  this  matter. 

Sincerely  yours. 


Hale  Champion 
Development  Administrat03 

Attach. 

cc:     Don  HumiTiel 


RESOLUTION  OF  BOSTON  REDEVELOPMSNT  AUTHORITY  AUTHORIZING 
FILING  OF  AMSHmTORY  APPL3 
FOR  PROJECT  NO.  VASS,   R-77 


WIIERS/^S,  the  Boston  Redevelopment  Authority  is  pcrty  to  a 
Loan  and  Capital  Gxant  Contract  with  the  United  States  dated 
January  18,  1965,  as  amended; 

IvTIEREAS,  it  is  necessary  and  in  the  public  interest  for 
purposes  of  Project  No,,  R--77  described  in  said  contract  (herein- 
after referred  to  as  the  "Project"),  that  the  Loan  and  Capital 
Grant  be  increased  to  provide  for  additional  loan  and  grant 
assistance;  and 

VfllEREAS,  Title  VI  of  the  Civil  Rights  Act  of  1964,  and  regu- 
lations of  the  Federal  Department  of  Housing  ahd  Urban  Developraent 
effectuating  that  Title,  provide  that  no  person  shall,  on  the 
ground  of  race,  color,  or  national  origin,  be  excluded  from  par- 
ticipation in,  be  denied  the  benefits  of,  or  be  subjected  to 
discrininatior)  in  the  undertaking  and  carrying  out  of  urban 
renewal  projects  assisted  under  Title  I  of  the  Housing  Act  of  1949, 
as  amended; 

NOW,  THEREFORE,  3S  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPMENT 
AUTHORITY: 

1,  That  an  application  to  amend  the  Loan  and  Grant  Contract 
No,  Mass  R-77,  dated  January  13,  1965,  as  amended,  for  the  purpose 
of  seeking  an  increase  of  the  Project  Temporary  Loan  from 
$22,036,200  to  $34,587,613,  an  increase  of  the  Project  Capital 
Grant  from  $15,360,200  to  $27,911,613,   is  bersby  approved,  and 
that  the  Director  is  hereby  authorized,  for  and  on  behalf  of  the 
Authority,  to  execute  and  file  such  Amendatory  Application  vrith 
the  Department  of  Housing  and  Urban  Development,  and  to  provide 
such  additional  information  and  furnish  such  documents  as  nay  be 
required  by  said  Department « 

2,  That  the  United  States  of  America  and  the  Secretary  of 
the  Department  of  Housing  and  Urban  Development  be,  and  they 
hereby  are,  assured  of  full  compliance  by  the  Authority  with 
regulations  effectuating  Title  VI  of  the  Civil  Rights  Act  ox  1964, 


CERTIFICATE    OF    VOTE 


The  undersigned  hereby  certifies  as  follows: 

3    ^        ,  ^^^  ^^^^    ^^  is  the  duly  qualified  and  Acting  Secretary  of  the  Boston 

Redevelopment  Authority,    hereinafter  called  the  Authority,    and  the  keeper  of  the 
•ecords.    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 
idopted  at  a  meeting  of  the  Authority  held  on         January  9,    1969 
Old  duly  recorded  in  this  office:  ""  ' ~ 


Copies  of  a  memorandum  dated  January  9,    1969  were  distributed  re 
)owntown  Waterfront  Project  Mass.    R-77,   Application  for  Amendatory  Loan 
nd  Grant  Contract,    attached  to  which  were  copies  of  a  Resolution,    an  Application 
or  Loan  and  Grant,    Project  Cost  Estimate  and  Financing  Plan,    Project  Expen- 
itures  Budget,    and  a  Narrative. 

A  Resolution  entitled    "RESOLUTION  OF  BOSTON  REDEVELOPMENT 
.UTHORITY  AUTHORIZING  FILING  OF  AMENDATORY  APPLICATION  FOR 
-CAN  AND  CAPITAL  GRANT  FOR  PROJECT  NO.    MASS.    R-77"  was  introduced, 
ead  and  considered. 

On  motion  duly  made  and  seconded,    it  was  unanimously 

VOTED:    to  adopt  the  Resolution  as  read  and  considered. 

The  aforementioned  Resolution  is  filed  in  the  Document  Book  of  the  Authority 
s  Document  No.    1262 


Res.  OXFORD  6-4538 
OXFORD  6-6067 


John  C.  Conl,ey 

attorney  at  law 

Suite  426 

73  Tremont  St..  Boston.  Mass.  02108 


January  10,  1969 

Mr.  Charles  J.  Moran 

Hegional  Director  of  Urban  Reneviial 

Department  of  Housing  and  Urban  Development 

26  Federal  Plaza 

New    Yorlc,    Nev;    York 

Dear  Sir: 

Re:   Amendatory  Application  for  Loan  and  Grant  Contract 

Downtovin  Ivaterf ront-Faneuil  Hall  Project,  Mass.  R-77 
IBoston,  Massachusetts 

I  am  an  attorney  at  law  admitted  to  practice  in  the  Coirmionvvealth 
of  Massachusetts.   As  counsel  for  the  Boston  redevelopment 
Authority  (hereinafter  called  the  "Local  Public  Agency")  in  the 
above-identified  project,  my  opinion,  including  certain  factual 
statements  requested  by  the  Department  of  Housing  and  Urban 
Development,  is  as  follows: 

1,  I  have  reviewed  the  Legal  Information  submitted  on 
iniFA  Forms  H-6103A  and  H-&103B  as  part  of  the  Survey 

and  Planning  Application  of  the  Local  Public  Agency,  dated 
June  30,  1960,  and  I  have  also  made  an  examination  of 
applicable  State  and  local  laws.   Since  the  date  of  the  sub- 
mission of  said  Legal  Information,  there  has  not  been  any 
court  decision,  statutory  or  constitutional  enactment,  or 
revision  or  amendment  of  any  State  or  Local  laws  requiring 
any  change  or  supplementation  of  the  Legal  information 
submitted  as  aforesaid,  and  the  said  Legal  information  as 
of  the  date  of  this  opinion  is,  to  the  best  of  my  .know- 
ledge and  belief,  true  and  correct,  except  as  follows: 

None 

2.  I  have  reviewed  the  Amendatory  Application  for  Loan 
and  Grant  Contract  dated  January  9,  1969,  and  approved  by 
the  Local  Public  Agency  on  January  9,  1969,  for  this 
Project. 


3. 


To  my  knowledge,  there  is  no  pending  or  threatened 


litigation  of  any  kind  concerning  the  Plan  or  said  Project, 


4,   I  am  ojl  the  opinion  that  the  Local  Public  Agency  has 
been  legally  created  and  is  a  duly  organized  and  acting 
public  body  having  the  legal  povier  to  undertake  and  carry 
out  the  Project  activities  described  in  the  Application 
in  the  manner  set  forth  therein. 


Sincerely, 


.(U-U. 


/John   Co    Conley  / 
i'^  Attorney   for    Boston   Redevelopment 
Authority 


0# 


# 


«! 


».\^ 


,^^^- 


^ 


BOSTON  PUBLIC  LIBRARY 


3  9999  06314  889  2 


M.aoGf»nm^^ 


CUOTH  SOUND  BINDER 


»F  2S07 
SO  2S07 
aO  2SC7 
BP  2507 
»U  2507 
BY  2507 
2S07 


RED  8i5  aB07  TURQUOISE 

BLACK  BQ  S507  PALM     GREEfi( 

OREY  ax  2S07  EXECUTIVE  RESt 

GREEN  3Z  2S07  DARK    GREEN 

BLUE  BA  2S07  TANGERINE 

YELLOW  BB  iS07  ROYAL    BLUB,* 

CS'X'SO  ASSORTED  DISPLAY 


^^^ 


PAV.  !»»« 


'V;ri 


m 


■:^i^ 


.if:i^::^HiC^A 


:    -iT^-.'-.'^ 


